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aor cy tHE ROWO (R 53/P 99) airfiela has been under con~ 
struction since 1946. ‘The undulated field slope 


courses had been Started. % make roo 
Tunway some buildings, including the + 
be torn down and a Section of a public 
for civilian traffic, 


2. The construction work was Supervised by an air force construc- 
tion staff to which an air fore i j 


firm did the drainage work and anot} 


called Hermann HOIZ. The con 
€ five years. The Lizid 
condition: ’ 


a The north-south Tumiay which was originally scheduled to 
be 4,000 Peet long had been completed toa length of 5,000 
feet and a width of 250 feet with a layer 12 inches thick, 
The runway was equipped with a drain. 


ace system. Concrete 
Mixers and piles of gravel were still alongside the runway. 


b. The east-west runway, the originally Scheduled width or 
Which had been increased from 330 to 43G feet, was still 
under cons truction, Starting at the eastern end, it had 
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beon drained und leveled in a len-th of 2,650 feet, put 
not filled with gravel. Its continuation to the wees had 
been surveyed. 


C. 216 construction of the dia:onal runvay had not been 
Started but the pertine.:% wurveyins vork Was completed, 


@. The tro hanvars ot tlie north-south cunmay, 150x200 feet 


-€0Ci, Were orob:bly disnutled at the Bus LAU Cue uGa 2aEr 
(2? 52/0 41) airficla. Beir construction wus conple ted by 


the spring of 1948, but they were still unoccupied. ‘hey 
were iron structures, surrounded on three sides by low 
buildinss, in which cement was stored. 


@. ‘the 30 x 500 feet haag.ur south of the BEMA Fort, was 
conotructed in the followin; strane way: the roof, a 

steel structure, was assombled on tae ground and then raised 

to the required height by piled sleepers. after that, con~ 
erete pillare were built to Support the roof, 

f. Only the four main Supports of the hanver to be cons truc ted 
at the diaconal runway had beon erected, 


a.  f10 pilot school comprised 20 +o 30-year 01d pilot stu- 
dents und officer cundidates weering blue uniforis. The of-"_ 
ficer instructors, allesedly including Soviets, wore garrison 
2atS. The trainin, comsrised theoretical instruction at the. 
aircraft parked on the bervacks yarc, drilling and field 
exercises on the landin, field. he following aircraft were 
purked theres 


vix to seven Il-298 (tv0o-seaters) - 
270 Lishters, probably Yaks . 
One Win-envi.e aircraft ith doubleerudder assembly. 


she aireraft had Polish national insisnia . ‘heir ensines 
were occasionally run-up. i ts 


be sive OF six Sovict officers wearin: Polis uniforms 
were allesedly assigned to the construction battalion which 
Comprised four companies of 56 nen each and a notor vehicle 
transportation vnit. ‘the 2,000 Polis: Jaber service men . | 
Serving tzo-month terms were trytce replaced in the summer of. 
1948. . 


c. he RR spur track, originally leading to the BELA Fort, 
WaS @xpanacd as far as thie eustern sector of the plaxned 
airfielc and used for the transportation of builiin; naterial, 
the 01d BILLANY (R 53/P 99) airfield north of the JANSA‘. © | 
Beawegso field had. only a saall grass cover, There were 

Sone biplanes with which intensive flight training was being 
done. Inuividual purachute jumps from these biplunco were 
repcutedly observed in summer. 
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